Town of Paradise 

Alternative Program Debris Removal 
Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 


Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF) 

32 .mo, CD 

Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 


Site 4 - Quonset Hut, 5656 Sierra Park Drive (1,120 SF) 

(C) ODD. 

Site 5 - Residence, 5733 Pentz Road (2,189) 

22,‘500.'^=’ 

TOTAL 

$ 122500.^^ 


*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternative Program Plan will be required for each site. Details are listed in 
the proposed contract in this Bid Package. 

Submitted by: 

_ 

Signature Date 

Business Name/Address/Phone Number: 

Business Name: Franklin Construction, Inc. 

Address: 217 Flume Street, Ste. 200, Chico, CA 95928 
Telephone Number: 530-343-9600 















Town of Paradise 

Alternative Program Debris Removal 
Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 

$57,557.85 

Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF) 

$74,197.20 

Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 

$72,227.40 

Site 4 - Quonset Flut, 5656 Sierra Park Drive (1,120 SF) 

$46,328.10 

Site 5 - Residence, 5733 Pentz Road (2,189) 

$44,901.15 

TOTAL 

$295,211.70 


*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternative Program Plan will be required for each site. Details are listed in 
the proposed contract in this Bid Package. 


3/5/2019 
Date 

Business Name/Address/Phone Number: 

Business Name: 

Alliance Enviornmental Services Inc. 

Address: 

3135 Rae Creek Dr. Chico, CA 95973 
Telephone Number: 

530-518-5056 




















Ts#n of Paradise 
Alternative Program Debris Removal 
Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 

$29,000.00 

Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF) 

$32,000.00 

Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 

$32,000.00 

Site 4 - Quonset Hut, 5656 Sierra Park Drive (1,120 SF) 

$29,000.00 

Site 5 - Residence, 5733 Pentz Road (2,189) 

$31,000.00 

TOTAL 

$ 153,000.00 


*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternative Program Plan will be required for each site. Details are listed in 
the proposed contract in this Bid Package. 

March 4, 2019 
Date 

Business Name/Address/Phone Number: 

Business Name: Resource Environmental, Inc. 

Address: 6634 Schilling Avenue, Long Beach, CA 90805 
Telephone Number: (562) 468-7000 


Si^mitted by: 

ujfyiAiA 

laftut 


Signature 



Cyn 


iff. Vice President 


















Town of Paradise 

Alternative Program Debris Removal 
Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 


Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF) 


Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 


Site 4 - Quonset Flut, 5656 Sierra Park Drive (1,120 SF) 


Site 5 - Residence, 5733 Pentz Road (2,189) 


TOTAL 



*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternative Program Plan will be required for each site. Details are listed in 
the proposed contract in this Bid Package. 



Signature 


Business Name/Address/Phone Number: 


Business Name: CVE Demolition, Inc. 

Address: 4263 N Selland Ave. Fresno, CA 93722 


3/4/19 

Date 


Telephone Number: Ph: (559) 222-1149 Fax; (559) 222-1174 






Town of Paradise 

Alternative Program Debris Removal 
Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 


Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF) 

\0S,0OD.^^ 

Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 

lOS, 

Site 4 - Quonset Hut, 5656 Sierra Park Drive (1,120 SF) 


Site 5 - Residence, 5733 Pentz Road (2,189) 

no,ooo''^ 

TOTAL 



*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternative Program Plan will be required for each site. Details are listed in 
the proposed contract in this Bid Package. 

Submitted by: 

^ I _ March 5, 2019 

Sign^tm^ DougiasTJrBSnton, President Date 

Business Name/Address/Phone Number: 

Business Name: Sierra Mountain Construction, Inc. 

Address: 13919 Mono Way, Sonora, CA 95370 

Telephone Number: 209-928-1900 

















Town of Paradise 

Alternative Program Debris Removal 
Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 

39.^ \ 

Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF) 

^ J 

^ S, 0€i6^ (St 

Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 

5-?. 66ei,:.(P 

Site 4 - Quonset Hut, 5656 Sierra Park Drive (1,120 SF) 

is 

Site 5 - Residence, 5733 Pentz Road (2,189) 


- . TOTAL 

/ 



*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternative Program Plan will be required for each site. Details are listed in 
the proposed contract in this Bid Package. 


Submitted 



Signature 

Business Name/Address/Phone Number: 

Business Name: 

Address: 7:5^7 jOa. ^ ^ 

Telephone Number: ^/C'^ ^ 


Date 


1 , - 

























Town of Paradise 

I Alternative Program Debris Removal 

Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 

$49,010.00 

Site 2 - Fire Station #3, 1249 Wagstaff Road (3,230 SF) 

$ 75,219.00 

Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 

$71,991.00 

Site 4 - Quonset Hut, 5656 Sierra Park Drive (1,120 SF) 

$41,829.00 

Site 5 - Residence, 5733 Pentz Road (2,189) 

$ 52,325.00 

TOTAL 

$290,374.00 


*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternative Program Plan will be required for each site. Details are listed in 
the proposed contract in this Bid Package. 

Submitted by: 

/>14 ^ _ S- z. ) ^ 

Signature Date 

Business Name/Address/Phone Number: 

Business Name: ^ UJ oJCi.!'' c_ 

Address; /^^idicLi CA 

Telephone Number; 5~}>° - ZS'I 





















Town of Paradise 

Alternative Program Debris Removal 
Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 

$58,619.00 

Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF) 

— 

Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 


Site 4 - Quonset Hut, 5656 Sierra Park Drive (1,120 SF) 

$38,376.00 

Site 5 - Residence, 5733 Pentz Road (2,189) 


TOTAL 

$281,781.00 


*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternative Program Plan will be required for each site. Details are listed in 
the proposed contract in this Bid Package. 



3/5/19 

Date 


Business Name/Address/Phone Number: 

Business Name: Engineering/Remediation Resources Group, Inc. 

Address- Pacheco Blvd Suite 200 
Martinez, CA 94553 

Telephone Number: 925-969-0750 

















Town of Paradise 

Alternative Program Debris Removal 
Bid Form 


Service _ -- 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) _ 


Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF)_ 

Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF)_ 



Site 4 - Quonset Hut, 5656 Sierra Park Drive (1,120 SF)__ 


Site 5 - Residence, 5733 Pentz Road (2,189)___ 

TOTAL 



•The Town reserves the right to delete any portions of the scope of 


contract. A complete Alternative Program 
the proposed contract in this Bid Package. 


Plan vrill be required for each site. Details are listed in 


March 5, 2019 

Date 

Business Name/Address/Phone Number: 

Business Name; Staley-Mcintyre, Inc. 

6090 Keeble Ln, Camino CA 95709 



Address; 

Telephone Number; 


310-707-1757 



























Town of Paradise 
Alternative Program Debris Removal 
Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 

^^O0.(00 

Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF) 


Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 

3^ 700.00 

Site 4 - Quonset Hut, 5656 Sierra Park Drive (1,120 SF) 


Site 5 - Residence, 5733 Pentz Road (2,189) 

^1I,500.CC 

TOTAL 

$Z^G,^oo.c 


*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternat|/e Program Plan will be required for each site. Details are listed in 


the proposed contract in this 
y , 

.id Package. 


/n. 


Date 


Business Name/Address/Phone Number: 

Business Name: /a/C D6A ^Vi 

Address: 'Z/Qt RJ^CHO ‘=J5‘7'4^Z. 

Telephone Number: -“72X^0 


w:sT r;o/\ST environmental 

•3181 Fn'ZGERAl.D RD 
RANCHO CORDOVA, CA 95742 


















Town of Paradise 

Alternative Program Debris Removal 
Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 

SS.CXD" 

Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF) 

Cff:).COO ^ 

Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 


Site 4 - Quonset Hut, 5656 Sierra Park Drive (1,120 SF) 

26.0013 

Site 5 - Residence, 5733 Pentz Road (2,189) 

6/0.000 ^ 

'' . TOTAL 



*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternative Program Plan will be required for each site. Details are listed in 
the proposed contract in this Bid Package. 





















Town of Paradise 

Alternative Program Debris Removal 
Bid Form 


Service 

Bid Amount 

Site 1 - Public Works Shop, 933 American Way (1,600 SF) 


Site 2 - Fire Station #3,1249 Wagstaff Road (3,230 SF) 

5(/).(^(/.O.l)D 

Site 3 - RDA Building, 5456 Black Olive Drive (3,750 SF) 


Site 4 - Quonset Hut, 5656 Sierra Park Drive (1,120 SF) 


Site 5 - Residence, 5733 Pentz Road (2,189) 


TOTAL 



*The Town reserves the right to delete any portions of the scope of work listed above from the 
contract. A complete Alternative Program Plan will be required for each site. Details are listed in 
the proposed contract in this Bid Package. 



Date 


Business Name/Address/Phone Number: 

Business Name: foerd , 'X'j'X ■ 

Address: [pQU)) qCj ^ 

Telephone Number: 



















